Declassified in Part 


ATTM : 






Declassified in Part 


Sanitized Copy Approved for Release 2012/04/11 : CIA-RDP78-03424A600500120b55-5 



CONFIDENTIAL 


Chi«f f ProeuraDMit filvijilcnf QL 
ContrMt A<teinl8tr«tlaB Braaeh > 

Chi*r, BogiitMilng DlTijiionf OC 


6 Mareh 1957 



25X1 


Contract RD>79» Task Ordar 7 


This BMBoraadtiffl is to eoafim onr pnrimxa 
tslqdMM esneurrstioo for erortias work as eon- 
taiMd in tho aontraetor*s lottor to Tonr Offleo 
dated 29 Janaary 1957* 


(6 March 1957) 

oc: JUd) Subjoot Fils 
^ Reading 
OC-S 
Chrono 
Dev-ep 


25X1 


DOC -Ca «EV DATE 

ORIG COSP OPI 




lOSO 


GRID CLASS 
JMtT . 


PAGES 
NEXT REV 


_ BY 

_ TYPE O P—'. 

REV CLASS ... C rrr- 

AUTH: HB 70-2 



pnr.' 


r 


NTIAL 


Sanitized Copy Approved for Release 2012/04/11 : CIA-RDP78-03424A0005001 20055-5 









r Declassified in Part - Sanitized Copy Approved for Release 2012/04/11 : CIA-RDP78-03424A0005001 20055-5 

^^^^OPIDENTIAL 



January 29 » 1957 





25X1 

25X1 

25X1 



25X1 


Ret RD-79-T.0.7 


Dear 


25X1 



This is to request overtlae, to becoae effective 
January 25th, 1957, in the aeount of 500 Engineering 
Assistant hours and ISO Engineering hours, to be used 
for Task 7 of contract RD-79. 

Very truly voura. 
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UNITED STATES GOVERNMENT 


TO 


FROM : 


SUBJECT: 


Director of Com\mications DATE: 

Chief, Engineering Division, OC 

Contract RD-79, Task Order VII - Cost Increase 


1, The E/CS-3 is a passive airborne EL INT Collection System 


equipment on C-54 


designed as a replacement for the 
aircraft, and also for use on B-25 t3q3e aircraft, 
was initiated to make u se of the equipment developed b; 
for another Agency requirement. 


fabricating the equipment necessary to adapt the 
system to this special application. 
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2, The attached increase in cost for Phases A and B was 
caused primarily by a change of concept as follows; Change E/CS-3 
application from C-54 and B-26 aircraft to B-17 aircraft only, 
E/CS-3TD to be provided, one for each area. 


3, Phase D is to pro vide special cabl es which were origi- 


nally to be procurred from 
available through that source 


but are no longer 
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